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Message Text 

CONFIDENTIAL 

PAGE 01 SEOUL 10882 280901Z 
ACTION OES-07 

INFO OCT-01 EA-10 ISO-OO ACDA-12 CIAE-00 INR-07 10-13 
L-03 NSAE-00 NSC-05 EB-08 NRC-05 DODE-OO SS-15 
SP-02 /088W 

020981 280912Z/12 

P R 280838Z DEC 77 

FM AMEMBASSY SEOUL 

TO SECSTATE WASHDC PRIORITY 8424 

DOE WASHDC PRIORITY 

DOE GERMANTOWN MD PRIORITY 

INFO AMEMBASSY TOKYO 

CONFIDENTIAL SEOUL 10882 

DEPT FOR OES/NET/RS V. ADLER 
DOE WASHDC FOR R. WILT .IT 
DEPT PASS TO NRC J. LAFLEUR 
TOKYO FOR W. HENOCH 

E.O. 11652: GDS 
TAGS: TECH KS 

SUB J : KO-RI 1 STARTUP TESTING PROGRAM 

REF: SEOUL 10092 

1 . PLANT OPERATED DECEMBER 25, 26, AND 27 AT 50 PERCENT OF 
DESIGN POWER AND WAS SHUTDOWN 2100 HOURS ON DECEMBER 27 FOR 
REMOVAL OF CORROSION PRODUCT AND CONSTRUCTION DIRT (CRUD) 

FROM FILTERS LOCATED AT SUCTION OF BOOSTER FEEDWATER 
PUMPS. APPEARANCE OF CRUD DIRECTLY ASCRIBED TO INITIAL 
OPERATION OF SECONDARY SYSTEM AT MAXIMUM DESIGN FLOW RATES. 

2. PRESENT PLANS ARE TO COMPLETE 75 PERCENT OF DESIGN POWER 
TESTS BY END OF DECEMBER AND COMPLETE 100 PERCENT DESIGN POWER 
ACCEPTANCE TESTS BY END OF JANUARY 1978. 
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